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1.  Purpose.  This  Circular  furnishes 
guidance  to  Federal  agencies  for  added 
cooperation  with  State  and  local  govern¬ 
ments  in  the  evaluation,  review,  and  co¬ 
ordination  of  Federal  assistance  pro¬ 
grams  and  projects.  The  Circular  pro¬ 
mulgates  regulations  (Attachment  A) 
which  provide,  in  part,  for: 

a.  Encouraging  the  establishment  of  a 
project  notification  and  review  system 
to  facilitate  coordinated  planning  on  an 
intergovernmental  basis  for  certain  Fed¬ 
eral  assistance  programs  in  furtherance 
of  section  204  of  the  Demonstration 
Cities  and  Metropolitan  Development 
Act  of  1966  and  Title  TV  of  the  Intergov¬ 
ernmental  Cooperation  Act  of  1968  (At¬ 
tachment  B) . 

b.  Coordination  of  direct  Federal  de¬ 
velopment  programs  and  projects  with 
State,  areawide,  and  local  planning  and 
programs  pursuant  to  title  IV  of  the  In¬ 
tergovernmental  Cooperation  Act  of 
1968. 

c.  Securing  the  comments  and  view's  of 
State  and  local  agencies  which  are  au¬ 
thorized  to  develop  and  enforce  environ¬ 
mental  standards  on  certain  Federal  or 
Federally  assisted  projects  affecting  the 
environment  pursuant  to  section  102(2) 
(C)  of  the  National  Environmental 
Policy  Act  of  1969  (Attachment  (C) )  and 
regulations  of  the  Council  on  Environ¬ 
mental  (Quality. 

d.  Furthering  the  objectives  of  title 
VI  of  the  Civil  Rights  Act  of  1964. 

This  Circular  supersedes  Circular  No. 
A-95  (Revised),  dated  February  9,  1971 
as  amended  by  Transmittal  Memoranda 
No.  1,  dated  July  26,  1971,  and  No.  2, 
dated  March  8,  1972.  It  will  become  ef¬ 
fective  January  1,  1974. 

2.  Basis.  This  Circular  has  been  pre¬ 
pared  pursuant  to: 

a.  Section  401(a)  of  the  Intergovern¬ 
mental  Cooperation  Act  of  1968  which 
provides,  in  part,  that 

The  President  shall  *  •  »  establish  rules 
and  regulations  governing  the  formulation, 
evaluation,  and  review  of  Federal  programs 
and  projects  having  a  significant  Impact  on 
area  and  community  development  •  •  * 

and  the  President’s  Memorandum  of  No¬ 
vember  8,  1968,  to  the  Director  of  the 
Bureau  of  the  Budget  (33  FR  16487,  No¬ 
vember  13, 1968)  which  follows : 

By  virtue  of  the  authority  vested  in  me  by 
section  301  of  title  3  of  the  United  States 
Code  and  section  401(a)  of  the  Intergovern¬ 
mental  Cooperation  Act  of  1968  (Public  Law 
90-577 ) ,  I  hereby  delegate  to  you  the  author¬ 
ity  vested  in  the  President  to  establish  the 
rules  and  regulations  provided  for  in  that 
section  governing  the  formulation,  evalua¬ 
tion,  and  review  of  Federal  programs  and 
projects  having  a  significant  impact  on  area 
and  community  development.  Including 
programs  providing  Federal  assistance  to  the 
States  and  localities,  to  the  end  that  they 
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shall  most  effectively  serve  these  basis 
objectives. 

In  addition,  I  expect  the  Bureau  of  the 
Budget  to  generally  coordinate  the  actions 
of  the  departments  and  agencies  in  exercising 
the  new  authorizations  provided  by  the  In¬ 
tergovernmental  Co<y>eration  Act,  with  the 
objective  of  consistent  and  uniform  action 
by  the  Federal  Government. 

b.  Title  IV,  section  403,  of  the  Inter¬ 
governmental  (Cooperation  Act  of  1968 
which  provides  that: 

The  Bureau  of  the  Budget  or  such  other 
agency  as  may  be  designated  by  the  Presi¬ 
dent.  is  hereby  authorized  to  prescribe  such 
rules  and  regulations  as  are  deemed  appro¬ 
priate  for  the  effective  administration  of 
this  Title. 

c.  Section  204(c)  of  the  Demonstration 
Cities  and  Metropolitan  Development 
Act  of  1966  which  provides  that: 

The  Bureau  of  the  Budget,  or  such  other 
agency  as  may  be  designated  by  the  Presi¬ 
dent,  shall  prescribe  such  rules  and  regula¬ 
tions  as  are  deemed  appropriate  for  the  ef¬ 
fective  administration  of  this  section. 

and 

d.  Reorganization  Plan  No.  2  of  1970 
and  Executive  Order  No.  11541  of  July  1, 
1970,  w'hich  vest  all  functions  of  the 
Bureau  of  the  Budget  or  the  Director 
of  the  Bureau  of  the  Budget  in  the  Direc¬ 
tor  of  the  Office  of  Management  and 
Budget. 

3.  Coverage.  The  regulations  promul¬ 
gated  by  this  Circular  (Attachment  A) 
will  have  applicability  to: 

a.  Under  Part  I,  all  projects  and  ac¬ 
tivities  (or  significant  changes  thereto) 
for  which  Federal  assistance  is  being 
sought  under  the  programs  listed  in  At¬ 
tachment  D  or  Appendix  I  of  the  Catalog 
of  Federal  Domestic  Assistance  which¬ 
ever  bears  the  later  date.  Limitations 
and  provisions  for  exceptions  are  noted 
therein. 

Projects  and  activities  under  other 
Federal  programs  in  certain  States, 
where  State  law  (or  administrative  reg¬ 
ulations  developed  pursuant  thereto)  so 
require,  unless  the  head  of  the  Federal 
program  agency  determines  that  such 
requirements  w'ould  be  inconsistent  with 
the  Federal  law  on  which  the  program 
is  based  and  the  objectives  of  this 
Circular. 

b.  Under  Part  II,  all  direct  Federal 
development  activities,  including  the  ac¬ 
quisition,  use.  and  disposal  of  Federal 
real  property. 

c.  Under  Part  III,  all  Federal  programs 
as  listed  in  Appendix  n  of  the  Catalog 
of  Federal  Domestic  Assistance  requir¬ 
ing,  by  statute  or  administrative  regula¬ 
tion,  a  State  plan  as  a  condition 
of  assistance  and  certain  multi-source 
programs. 

d.  Under  Part  IV,  all  Federal  programs 
providing  assistance  to  State,  local,  and 
areawdde  projects  and  activities  that  are 
planned  on  a  multijurisdictional  basis. 

4.  Inquiries.  Inquiries  concerning  this 
Circular  may  be  addressed  to  the  Office 
of  Management  and  Budget,  Washing¬ 
ton.  D.C.  20503,  telephone  (202)  395- 
3031. 

Roy  L.  Ash, 
Director. 


Attachment  A — Regulations  Under  Sec¬ 
tion  204  OF  THE  Demonstration  Cities 
AND  Metropolitan  DevelopiIent  Act 
op  1966,  Title  IV  of  the  Intergovern¬ 
mental  Cooperation  Act  of  1968,  and 
Section  102(2)  (C)  op  the  National 
Environmental  Policy  Act  of  1969 

PART  I — project  notification  AND  REVIEW 
systems 

1.  Purpose.  The  purpose  of  this  Part  is 
to: 

a.  Further  the  policies  and  directives 
of  title  IV  of  the  Intergovernmental  Co¬ 
operation  Act  of  1968  by  encouraging  the 
establishment  of  a  network  of  State  and 
areawide  planning  and  development 
clearinghouses  which  will  aid  in  the  co¬ 
ordination  of  Federal  or  federally  as¬ 
sisted  projects  and  programs  with  State, 
areawide,  and  local  planning  for  orderly 
growth  and  development. 

b.  Implement  the  requirements  of  sec¬ 
tion  204  of  the  Demonstrati(»i  Cities  and 
Metropolitan  Development  Act  of  1966 
for  metropolitan  areas  within  that  net¬ 
work. 

c.  Implement,  in  part,  requirements  of 
section  102(2)  (C)  of  the  National  En¬ 
vironmental  Policy  Act  of  1969,  which 
require  that  State,  areawide,  and  local 
agencies  which  are  authorized  to  develop 
and  enforce  environmental  standards  be 
given  an  opportunity  to  comment  on  the 
environmental  impact  of  Federal  or  fed¬ 
erally  assisted  projects. 

d.  Provide  public  agencies  charged 
with  enforcing  or  furthering  the  objec¬ 
tives  of  State  and  local  civil  rights  laws 
with  opportunity  to  participate  In  the 
review  process  established  imder  this 
Part. 

e.  Encourage,  by  means  of  early  con¬ 
tact  between  applicants  for  Federal  as¬ 
sistance  and  State,  and  local  govern¬ 
ments,  and  agencies,  an  expeditious 
process  of  intergovernmental  coordina¬ 
tion  and  review  of  proposed  projects. 

2.  Notification,  a.  Any  agency  of  State 
or  local  government  or  any  organiza¬ 
tion  or  individual  imdertaking  to  apply 
for  assistance  to  a  project  (or  a  re¬ 
newal  or  major  modification  thereto) 
under  a  Federal  program  covered  by  this 
Part  will  be  required  to  notify  the  State 
and  areawide  planning  and  development 
clearinghouse  in  the  jurisdiction  of 
which  the  project  is  to  be  located,  of  its 
intent  to  apply  for  assistance. 

In  the  case  of  applications  for  an  ac¬ 
tivity  that  is  State  wide  or  broader  in 
nature  (such  as  for  various  types  of  re¬ 
search)  and  doe's  not  have  sp>ecific  ap¬ 
plicability  to  nor  affects  areawide  or  local 
planning  and  programs,  the  notification 
need  be  sent  only  to  the  State  clearing¬ 
house.  Involvement  of  areawide  clear¬ 
inghouses  in  the  review  in  such  cases 
will  be  at  the  initiative  of  the  State 
clearinghouse. 

Notification  will  include  a  summary 
description  of  the  project  for  which 
assistance  will  be  sought.  The  summary 
description  will  contain  the  following  in¬ 
formation,  as  appropriate  and  available: 

(1)  Identity  of  the  applicant  agency, 
organization,  or  individual. 


FEDERAL  REGISTER,  VOL  3S,  NO.  228 — WEDNESDAY,  NOVEMBER  28,  1973 


NOTICES 


32875 


(2)  The  geographic  location  of  the 
project  to  be  assisted.  A  map  should  be 
provided,  if  appropriate. 

(3)  A  brief  description  of  the  proposed 
project  by  t3T>e,  purpose,  general  size 
or  scale,  estimated  cost,  beneficiaries,  or 
other  characteristics  which  will  enable 
the  clearinghouses  to  identify  agencies  of 
State  or  local  government  having  plans, 
programs,  or  projects  that  might  be  af¬ 
fected  by  the  proposed  projects. 

(</)  A  statement  as  to  whether  or  not 
the  applicant  has  been  advised  by  the 
funding  agency  from  which  assistance  is 
being  sought  that  he  wUl  be  required  to 
submit  environmental  Impact  informa- 
tio;i  in  connection  with  the  proposed 
project. 

(5)  The  Federal  program  title  and 
number  and  agency  under  which  assist¬ 
ance  will  be  sought  as  Indicated  in  At¬ 
tachment  D  or  the  latest  Catalog  of  Fed¬ 
eral  Domestic  Assistance.  (The  Catalog 
Is  issued  annually  in  the  spring  and  is 
updated  periodically  during  the  year.) 

(6)  The  estimated  date  the  applicant 
expects  to  formally  file  an  application. 

Many  clearinghouses  have  developed 
notification  forms  and  instructions.  Ap¬ 
plicants  are  urged  to  contact  their  clear¬ 
inghouses  lor  such  information  in  order 
to  expedite  clearinghouse  review. 

b.  In  order  to  assure  maximum  time 
for  effective  coordination  and  so  as  not 
to  delay  the  timely  submission  of  the 
completed  application  to  the  funding 
agency,  notifications  containing  the  pre¬ 
liminary  lnformati<xi  Indicated  above 
should  be  sent  at  the  earliest  feasible 
time. 

c.  Applications  from  federally  recog¬ 
nized  Indian  tribes  are  not  subject  to  the 
requirements  of  this  part.  However,  In¬ 
dian  tribes  may  voluntarily  participate 
In  the  Project  Notification  and  Review 
System  and  are  encouraged  to  do  so. 
Federal  agencies  will  notify  the  appro¬ 
priate  State  and  areawlde  clearinghouses 
of  any  applications  from  federally  rec¬ 
ognized  Indian  tribes  upon  their  receipt. 

3.  Clearinghouse  functions.  Clearing¬ 
house  fimctions  Include: 

a.  Elvaluating  the  significance  of  pro¬ 
posed  Federal  or  federally  assisted  proj¬ 
ects  to  State,  areawide,  or  local  plans  and 
programs,  as  appropriate. 

b.  Receiving  and  disseminating  proj¬ 
ect  notifications  to  appropriate  State 
agencies  In  the  case  of  the  State  clear¬ 
inghouse  and  to  appropriate  local  gov¬ 
ernments  and  agencies  and  regional  or¬ 
ganizations  in  the  case  of  areawide  clear¬ 
inghouses;  and  providing  liaison,  as  may 
be  necessary,  between  such  agencies  or 
bodies  and  the  applicant.  * 

c.  Assming,  pursuant  to  section  102 

(2)  (c)  of  the  National  Environmental 
Policy  Act  of  1969,  that  appropriate 
State,  areawide,  or  local  agencies  which 
are  authorized  to  develop  and  enforce 
environmental  standards  are  informed 
of  and  are  given  opportunity  to  review 
and  comment  on  the  environmental  sig¬ 
nificance  of  proposed  projects  for  which 
Federal  assistance  Is  sought. 

d.  Providing  public  agencies  charged 
with  enforcing  or  fmthering  the  objec¬ 
tives  of  State  and  local  civil  rights  laws 
with  opportunity  to  review  and  com¬ 


ment  on  the  civil  rights  aspects  of  the 
project  for  which  assistance  Is  sought. 

e.  Providing,  pmsuant  to  Part  n  of 
these  regulations,  liaison  between  Fed¬ 
eral  agencies  contemplating  direct  Fed¬ 
eral  development  projects  and  the  State, 
or  areawide  agencies,  or  local  govern¬ 
ments  having  plans  or  programs  that 
might  be  affected  by  the  proposed 
project. 

4.  Consultation  and  review,  a.  State 
and  areawide  clearinghouses  may  have  a 
period  of  30  days  after  receipt  of  a  project 
notification  in  which  to  inform  State 
agencies  and  local  or  regional  govern¬ 
ments  or  agencies  (including  agencies  au¬ 
thorized  to  develop  and  enforce  environ¬ 
mental  standards  and  public  agencies 
charged  with  enforcing  or  furthering  the 
objectives  of  State  and  local  civil  rights 
laws)  that  may  be  affected  by  the  pro¬ 
posed  project  and  arrange,  as  may  be 
necessary,  to  consult  with  the  applicant 
thereon. 

b.  During  this  period  and  during  the 
period  in  which  the  application  is  being 
completed,  the  clearinghouse  may  work 
with  the  applicant  in  the  resolution  of 
any  problems  raised  by  the  proposed 
project. 

c.  Clearinghouses  may  have,  if  neces¬ 
sary,  an  additional  30  days  to  review  the 
completed  application  and  to  transmit  to 
the  applicant  any  comments  or  recom¬ 
mendations  the  clearinghouse  (or  others) 
may  have.  Written  comments  submitted 
to  the  areawide  clearinghouse  by  other 
jurisdictions,  agencies,  or  parties  will  be 
Included  as  attachments  to  the  comments 
of  areawide  clearinghouses,  when  they 
are  at  variance  with  the  clearinghouse 
comments;  and  others  from  whom  com¬ 
ments  were  solicited  should  be  listed. 

d.  In  the  case  of  a  project  for  which 
Federal  assistance  is  sought  by  a  special 
purpose  vmit  of  government,  clearing¬ 
houses  will  assiu-e  that  any  unit  of  gen¬ 
eral  local  government  having  jurisdic¬ 
tion  over  the  area  in  which  the  project  is 
to  be  located  has  opportunity  to  confer, 
consult,  and  comment  upon  the  project 
and  the  application. 

e.  Applicants  will  Include  with  the 
completed  application  as  submitted  to 
the  Federal  agency  (or  to  the  State 
agency  In  the  case  of  projects  for  which 
the  State,  imder  certain  programs,  has 
final  project  approval) ; 

(1)  Any  comments  and  recommenda¬ 
tions  made  by  or  through  clearinghouses, 
along  with  a  statement  that  such  com¬ 
ments  have  been  considered  prior  to  sub¬ 
mission  of  the  application;  or 

(2)  A  statement  that  the  procedures 
outlined  in  this  section  have  been  fol¬ 
lowed  and  that  no  comments  or  recom¬ 
mendations  have  been  received. 

f .  Where  areawide  clearinghouse  juris¬ 
dictions  are  contiguous,  coordinative  ar¬ 
rangements  should  be  established  be¬ 
tween  the  clearinghouses  in  such  areas 
to  assure  that  projects  in  one  area  which 
may  have  an  impact  on  the  development 
of  a  contiguous  area  are  jointly  studied. 
Any  comments  and  recommendations 
made  by  or  through  a  clearinghouse  in 
one  area  on  a  project  in  a  contiguous 
area  wUl  accompany  the  application  for 
assistance  to  that  project. 


5.  Subject  matter  of  comments  and 
recommendations.  Comments  and  rec¬ 
ommendations  made  by  or  through  clear¬ 
inghouses  with  respect  to  any  project  are 
for  the  purpose  of  assming  maximiun 
consistency  of  such  project  with  State, 
areawide,  and  local  comprehensive  plans. 
They  are  also  intended  to  assist  the  Fed¬ 
eral  agency  (or  State  agency,  in  the  case 
of  projects  for  which  the  State  under  cer¬ 
tain  Federal  grants  has  final  project  ap¬ 
proval)  administering  such  a  program  in 
determining  whether  the  project  is  in 
accord  with  applicable  Federal  law.  Com¬ 
ments  or  recommendations,  as  may  be 
appropriate,  may  include,  but  need  not  be 
limited  to,  information  about: 

a.  The  extent  to  which  the  project  is 
consistent  with  or  contributes  to  the  ful¬ 
fillment  of  comprehensive  planning  for 
the  State,  area,  or  locality. 

b.  The  extent  to  which  the  proposed 
project: 

(1)  Duplicates,  nms  counter  to,  or 
needs  to  be  coordinated  with  other  proj¬ 
ects  or  activities  being  carried  out  in  or 
affecting  the  area;  or 

(2)  Might  be  revised  to  Increase  its  ef¬ 
fectiveness  or  efficiency. 

c.  The  extent  to  which  the  project  con¬ 
tributes  to  the  achievement  of  State, 
areawide,  and  local  objectives  and  prior¬ 
ities  relating  to  natural  and  hulnan  re¬ 
sources  and  economic  and  community 
development  as  specified  in  section  401  of 
the  Intergovernmental  Cooperation  Act 
of  1968,  including: 

(1)  Appropriate  land  uses  for  housing, 
commercial,  industrial,  governmental,  in¬ 
stitutional,  and  other  purposes; 

(2)  Wise  development  and  conserva¬ 
tion  of  natural  resources.  Including  land, 
water,  mineral,  wildlife,  and  others; 

(3)  Balanced  transportation  systems. 
Including  highway,  air,  water,  pedes¬ 
trian,  mass  transit,  and  other  modes  for 
the  movement  of  people  and  goods; 

(4)  Adequate  outdoor  recreation  and 
open  space; 

(5)  Protection  of  areas  of  imique 
natural  beauty,  historical  and  scientific 
interest; 

(6)  Properly  planned  community  facil¬ 
ities,  Including  utilities  for  the  supply  of 
power,  water,  and  communications,  for 
the  safe  disposal  of  wastes,  and  for  other 
purposes;  and 

(7)  Concern  for  high  standards  of 
design. 

d.  As  provided  under  section  102(2) 
(C)  of  the  National  Environmental 
Policy  Act  of  1969,  the  extent  to  which 
the  project  significantly  affects  the  en¬ 
vironment  including  consideration  of: 

(1)  The  environmental  impact  of  the 
proposed  project; 

(2)  Any  adverse  environmental  effects 
which  cannot  be  avoided  should  the  pro¬ 
posed  project  be  implemented; 

(3)  Alternatives  to  the  proposed 
project; 

(4)  The  relationship  between  local 
short  term  uses  of  man’s  environment 
and  the  maintenance  and  enhancement 
of  long  term  productivity;  and 

(5)  Any  irreversible  and  irretrievable 
commitments  of  resources  which  would 
be  Involved  in  the  proposed  project  or 
action,  should  it  be  implement^. 
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e.  The  extent  to  which  the  project 
contributes  to  more  balanced  patterns 
of  settlement  and  delivery  of  services  to 
all  sectors  of  the  area  population,  in¬ 
cluding  minority  groups. 

f.  In  the  case  of  a  project  for  which 
assistance  is  being  sought  by  a  special 
purpose  unit  of  government,  whether  the 
unit  of  general  local  government  having 
jurisdiction  over  the  area  in  which  the 
project  is  to  be  located  has  applied,  or 
plans  to  apply  for  assistance  for  the 
same  or  a  similar  type  project.  This  in¬ 
formation  is  necessary  to  enable  the 
Federal  (or  State)  agency  to  make  the 
judgments  required  under  section  402  of 
the  Intergovernmental  Cooperation  Act 
of  1968. 

6.  Federal  agency  procedures.  Federal 
agencies  having  programs  covered  xrnder 
this  Part  will  develop  appropriate  pro¬ 
cedures  for: 

a.  Informing  potential  applicants  for 
assistance  vmder  such  programs  of  the 
requirements  of  this  Part  (1)  in  program 
information  materials,  (2)  in  response 
to  inquiries  respecting  application  pro¬ 
cedures,  (3)  in  pre-application  confer¬ 
ences,  or  (4)  by  other  means  which  will 
assure  earliest  contact  between  applicant 
and  clearinghouses. 

b.  Aspiring  that  all  applications  for 
assistance  under  programs  covered  by 
this  part  have  bwn  submitted  to  ap¬ 
propriate  clearinghouses  for  review  prior 
to  their  submission  to  the  funding 
agency. 

c.  Notifying  clearinghouses  within 
seven  days  of  any  action,  (approvals, 
disapprovals,  return  for  amendment, 
etc.)  taken  on  applications  that  have 
been  reviewed  by  such  clearinghouses. 
Where  a  State  or  areawide  clearing¬ 
house  has  assigned  an  identification 
number  to  an  application,  the  Federal 
agency  will  refer  to  such  identification 
numbers  in  notifying  clearinghouses  of 
actions  taken  on  the  application. 

d.  Where  a  clearinghouse  has  recom¬ 
mended  against  approval  of  an  applica¬ 
tion  or  approval  only  with  specific  and 
major  substantive  changes,  ant^  the 
fimding  agency  having  the  power  to  ap- 

•  prove  or  disapprove  the  application  sub¬ 
stantially  as  submitted,  the  fimding 
agency  will  provide  the  clearinghouse, 
in  writing,  with  an  explanation 
therefor. 

e.  Assuring,  in  the  case  of  an  applica¬ 
tion  submitted  by  a  special  purpose  unit 
of  government,  where  accompanying 
comments  indicate  that  the  unit  of  gen¬ 
eral  local  government  having  jurisdic¬ 
tion  over  the  area  in  which  the  project  Is 
to  be  located  has  submitted  or  plans  to 
submit  an  application  for  assistance  for 
the  same  or  a  similar  type  project,  that 
appropriate  considerations  and  prefer¬ 
ences  as  specified  in  section  402  of  the 
Intergovernmental  Cooperation  Act  of 
1968,  are  accorded  the  unit  of  general 
local  government.  Where  such  preference 
cajinot  be  so  accorded,  the  agency  shall 
supply,  in  writing,  to  the  unit  of  general 
local  government  and  the  Office  of 
Management  and  Budget  its  reasons 
therefor. 


7.  0MB  Circular  No.  A-102.  OMB  Cir¬ 
cular  No.  A-102  (Attachment  M)  pro¬ 
vides  standard  application  forms  for  all 
Federal  grant  programs  to  State  and 
local  govemmaits  except  those  Federal 
formula  grant  programs  which  do  not 
require  grantees  to  apply  for  Federal 
funds  on  a  project  basis.  The  Circular 
promulgates  a  Preapplication  Form  for 
all  construction,  land  acquisition,  and 
land  development  projects  or  progrrams 
for  which  the  need  for  Federal  funding 
exceeds  $100,000. 

a.  Any  applicant  using  the  A-102  Pre¬ 
application  Form  for  a  project  under  a 
program  covered  by  this  Part  will  trans¬ 
mit  copies  of  the  preapplication  to  the 
appropriate  State  and  areawide  clear¬ 
inghouses  at  the  time  it  is  submitted  to 
the  Federal  agency  from  which  assistance 
is  being  sought. 

b.  Circular  No.  A-102  requires  the  Fed¬ 
eral  agency  to  respond  to  a  preapplica¬ 
tion  within  45  days  of  its  receipt.  Where 
a  clearinghouse  wishes  to  make  any  com¬ 
ments  on  the  project,  it  may  submit  such 
comments  directly  to  the  Federal  agency 
and  the  applicant.  The  Federal  agency 
will  consider  any  such  comments  received 
prior  to  completion  of  its  own  review  of 
the  preapplication  and  notify  the  clear¬ 
inghouse  of  its  action  on  the  preapplica¬ 
tion.  Clearinghouses  should  also  notify 
the  Federal  agency  if  they  have  no  com¬ 
ment. 

c.  Any  comment  by  a  clearinghouse  en¬ 
dorsing  or  withholding  endorsement  of 
the  project  during  the  preapplication 
stage  will  not  be  considered  a  substitute 
for  review  under  this  Part  unless  the 
clearinghouse  so  indicates.  All  consulta¬ 
tions  and  conferences  between  applicants 
and  clearinghouses  subsequent  to  sub¬ 
mission  of  the  preapplication  or  review 
of  completed  final  applications  will  be 
carried  out  as  describe  under  paragraph 
4  of  this  Part. 

8.  Housing  programs.  Because  of  the 
unique  nature  of  housing  programs  of 
the  Department  of  Housing  and  Urban 
Development,  the  Veterans  Administra¬ 
tion,  and  the  Farmers  Home  Administra¬ 
tion  of  the  Department  of  Agriculture  a 
variation  of  the  review  procedure  is  nec¬ 
essary.  For  such  programs,  the  following 
procedure  for  review  will  be  followed: 

a.  The  appropriate  HUD,  VA,  or  USDA/ 
PTIA  office  will  transmit  to  the  appro¬ 
priate  State  and  areawide  clearinghouses 
a  copy  of  the  initial  application  for  proj¬ 
ect  approval. 

b.  Clearinghouses  will  have  30  days 
from  receipt  to  review  the  applications 
and  to  forward  to  the  HUD,  VA,  or 
USDA/FHA  office  any  comments  which 
they  may  have,  including  observations 
concerning  the  consistency  of  the  pro¬ 
posed  project  with  State  and  areawide 
development  plans,  the  extent  to  which 
the  proposed  project  will  provide  hous¬ 
ing  opportunities  for  all  segments  of  the 
community,  and  identification  of  major 
environmental  concerns.  Processing  of 
applications  in  the  HUD,  VA,  or  USDA/ 
FHA  office  will  proceed  concurrently  with 
the  clearinghouse  review. 

c.  This  procedure  will  Include  only 
applications  involving  new  construction 


and  will  apply  to  applications  for  loans, 
loan  guarantees,  mortgage  insurance,  or 
other  housing  assistance: 

(1)  In  cities  over  50,000  population 
and  contiguous  urbanized  areas  having  a 
population  density  of  over  100  persons 
per  square  mile,  to: 

(a)  Subdivisions  having  25  or  more 
lots. 

(b)  Multifamily  projects  having  50  or 
more  dwelling  units. 

(c)  Mobile  home  coiurts  with  50  or 
more  spaces. 

(d)  College  housing  provided  under  the 
debt  service  or  direct  loan  programs  for 
200  or  more  students. 

(2)  In  all  other  areas,  to: 

(a)  Subdivisions  having  10  or  more 
lots. 

(b)  Multifamily  projects  having  25  or 
more  dwelling  units. 

(c)  Mobile  home  courts  with  25  or 
more  spaces. 

(d)  College  housing  provided  under  the 
debt  service  or  direct  loan  programs  for 
100  or  more  students. 

9.  Exceptions,  a.  Heads  of  Federal  de¬ 
partments  and  agencies  may,  with  the 
concurrence  of  the  Office  of  Management 
and  Budget,  exclude  certain  categories  of 
projects  or  activities  under  listed  pro¬ 
grams  from  the  requirements  of  Attach¬ 
ment  A,  Part  I.  OMB  concurrence  will  be 
based  on  the  following  criteria: 

(1)  Lack  of  geographic  identifiability 
with  respect  to  location  or  impact  (e.g., 
certain  types  of  technical  studies) ; 

(2)  Small  scale  or  size; 

(3)  Essentially  local  impact  (within 
the  applicant  jurisdiction) ;  and 

(4)  Other  characteristics  that  make 
review  impractical.  OMB  will  notify 
clearinghouses  of  such  exclusions. 

b.  In  the  case  of  any  exception,  appli¬ 
cants  are,  nevertheless,  required  to  send 
copies  of  the  application  to  the  clearing¬ 
houses  at  the  time  it  is  submitted  to  the 
Federal  agency.  The  Federal  agency  will 
consider  any  clearinghouse  comments 
up  until  the  time  the  application  has 
been  processed.  Comments  should  be 
sent  directly  to  the  Federal  agency. 

c.  Exceptions  will  be  reviewed  periodi- 
-cally  by  the  Office  of  Management  and 
Budget. 

d.  Individual  clearinghouses  may  ex¬ 
cept  certain  types  of  projects  from  re¬ 
view  for  reasons  indicated  above  or  for 
other  reasons  appropriate  to  the  State 
or  area. 

10.  Reports  and  directories,  a.  The  Di- 
Director  of  the  Office  of  Management  and 
Budget  may  require  reports,  from  time  to 
time,  on  the  implementation  of  this  Part. 

b.  The  Office  of  Management  and 
Budget  will  maintain  and  distribute  to 
appropriate  Federal  agencies  a  directory 
of  State  and  areawide  clearinghouses. 

c.  The  Office  of  Management  and 
Budget  will  notify  clearinghouses  and 
Federal  agencies  of  any  excepted  cate¬ 
gories  of  projects  imder  covered  pro¬ 
grams. 

PART  II — DIRECT  FEDERAL  DEVELOPMENT 

1.  Purpose.  The  purpose  of  this  Part  is 
to: 

a.  Provide  State  and  local  government 
with  Information  on  projected  Federal 
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development  so  as  to  facilitate  coordina¬ 
tion  with  State,  areawide,  and  local  plans 
and  programs. 

b.  Provide  Federal  agencies  with  in¬ 
formation  on  the  relationship  of  proposed 
direct  Federal  development  projects  and 
activities  to  State,  areawide,  and  local 
plans  and  programs;  and  to  assure  maxl- 
mmn  feasible  consistency  of  Federal  de¬ 
velopments  with  State,  areawide,  and  lo¬ 
cal  plans  and  programs. 

c.  Provide  Federal  agencies  with  In¬ 
formation  on  the  possible  impact  on  the 
environment  of  proposed  Federal  devel¬ 
opment. 

2.  Coordination  of  direct  Federal  de¬ 
velopment  projects  with  State,  areawide, 
and  local  development,  a.  Federal  agen¬ 
cies  having  responsibility  for  the  plan¬ 
ning  and  construction  of  Federal  build¬ 
ings  and  Installations  or  other  Federal 
public  works  or  development  or  for  the 
acquisition,  use,  and  disposal  of  Federal 
land  and  real  property  will  establish  pro¬ 
cedures  for: 

(1)  Consulting  with  Governors,  State 
and  areawide  clearinghouses,  and  local 
elected  officials  at  the  earliest  practicable 
stage  In  project  or  development  planning 
on  the  relationship  of  any  plan  or  proj¬ 
ect  to  the  development  plans  and  pro¬ 
grams  o(f  the  State,  area,  or  locality  In 
which  the  project  Is  to  be  located. 

(2)  Assuring  that  any  such  Federal 
plan  or  project  is  consistent  or  compati¬ 
ble  with  State,  areawide,  and  local  de¬ 
velopment  plans  and  programs  identified 
In  the  comse  of  such  consultations.  Ex¬ 
ceptions  will  be  made  only  where  there 
Is  clear  justification. 

(3)  Providing  State,  areawide,  and 
local  agencies  which  are  authorized  to 
develop  and  enforce  environmental 
standards  with  adequate  opp>ortunlty  to 
revlerw  such  Federal  plans  and  projects 
pursuant  to  section  102(2)  (C)  of  the  Na¬ 
tional  Environmental  Policy  Act  of  1969. 
Any  comments  of  such  agencies  will  ac¬ 
company  the  environmental  impact 
statement  sulnnitted  by  the  Federal 
agency. 

(4)  Through  the  appropriate  clear¬ 
inghouses  providing  State  and  areawide 
agencies  which  are  authorized  to  per¬ 
form  comprehensive  health  planning 
(imder  Sections  314a  and  314b  of  the 
Public  Health  Service  Act)  with  adequate 
opportunity  to  review  Federal  projects 
for  construction  and/or  equipment  in¬ 
volving  capital  expenditures  exceeding 
$200,000  for  modernization,  conversion, 
and  expansion  of  Federal  inpatient  care 
facilities,  which  alter  the  bed  capacity 
or  modify  the  primary  function  of  the 
facility,  as  well  as  plans  for  provision 
of  major  new  medical  care  services.  (Ex¬ 
cluded  are  projects  to  renovate  or  install 
mechanical  systems,  air  conditioning 
systems,  or  other  similar  internal  sys¬ 
tem  modifications.)  The  comments  of 
such  agencies  will  accompany  the  plan 
and  budget  requests  submitted  by  the 
Federal  agency  to  the  Office  of  Man¬ 
agement  and  Budget  or  a  certification 
that  the  agencies  had  been  provided  a 
reasonable  time  to  comment  and  had 
failed  to  do  so. 

3.  Use  of  clearinghouses.  The  State 
and  areawide  planning  and  development 
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clearinghouses  established  pursuant  to 
Part  I  will  be  utilized  to  the  greatest 
extent  practicable  to  effectuate  the  re¬ 
quirements  of  this  Part.  Agencies  are 
urged  to  establish  early  contact  with 
clearinghouses  to  work  out  arrange¬ 
ments  for  carrying  out  the  consultation 
and  review  required  under  this  Part,  In¬ 
cluding  identification  of  types  of  projects 
considered  appropriate  for  consultation 
and  review. 

PART  III. — STATE  PLANS  AND  MULTISOURCE 
PROGRA9IS 

1.  Purpose.  The  purpose  of  this  Part 
is  to  provide  Federal  agencies  with  in¬ 
formation  about  the  relationship  to 
State  or  areawide  comprehensive  plan¬ 
ning  of  State  plans  or  multisource  pro¬ 
grams  which  are  required  or  form  the 
basis  for  funding  under  various  Federal 
programs. 

2.  State  plans.  To  the  extent  not  pres¬ 
ently  required  by  statute  or  adminis¬ 
trative  regulation.  Federal  agencies  ad¬ 
ministering  programs  requiring  by  stat¬ 
ute  or  regulation  a  State  plan  as  a  con¬ 
dition  of  assistance  under  such  programs 
will  require  that  the  Governor,  or  his 
delegated  agency,  be  given  the  opportu¬ 
nity  to  comment  on  the  relationship  of 
such  State  plan  to  comprehensive  and 
other  State  plans  and  programs  and  to 
those  of  affected  areawide  or  local  juris¬ 
dictions.  To  the  extent  practical,  the 
Governor  is  encouraged  to  involve  area¬ 
wide  clearinghouses  in  the  review  of 
State  plans. 

a.  The  Governor  will  be  afforded  a 
period  of  45  days  in  which  to  make  such 
comments,  and  any  such  comments  will 
be  transmitted  with  the  plan. 

b.  A  “State  plan”  under  this  Part  is 
defined  to  include  any  required  support¬ 
ing  planning  reports  or  documentation 
that  indicate  the  programs,  projects,  and 
activities  for  which  Federal  funds  will 
be  utilized.  Such  reports  or  documen¬ 
tation  will  also  be  submitted  for  review 
at  the  request  of  the  Governor  or  the 
agency  he  has  designated  to  perform 
review  under  this  Part. 

c.  Programs  requiring  State  plans  are 
listed  in  Appendix  n  of  the  Catalog  of 
Federal  Domestic  Assistance. 

3.  Multisource  programs.  A  “multi¬ 
source  program”  imder  this  Part  is  a 
program  or  pri^ams  of  related  activi¬ 
ties  for  which  assistance  is  sought,  on  a 
combined  or  coordinated  basis,  involv¬ 
ing  two  or  more  Federal  programs  or 
funding  authorities. 

a.  Federal  agencies  administering  or 
participating  in  the  administration  of 
multisource  programs  will  requlre_that 
appropriate  State  and  areawide  clear¬ 
inghouses  be  given  the  opportunity  to 
comment  on  the  relationship  of  any  pro¬ 
posed  multisource  program  to  State  or 
areawide  comprehensive  plans  and  pro¬ 
grams.  (Clearinghouses  will  be  afforded  a 
period  of  45  days  in  which  to  make  such 
comments,  and  any  comments  will  be 
transmitted  with  the  application  for  as¬ 
sistance  under  such  multisource  pro¬ 
gram. 

b.  Multisource  programs  include  the 
following  programs,  plus  such  other  pro- 
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grams,  as  the  Office  of  Management  and 
Budget  shall  specify  from  time  to  time: 

(1)  Integrated  Grant  Administration 
(IGA) . 

(2)  Unified  Work  Program  (DOT 
1130.2). 

(3)  Environmental  Protection — Con¬ 
solidated  Program  Grants  (EPA) . 

(4)  Areawide  Manpower  Plans  (DOL). 

PART  IV - COORDINATION  OF  PLANNING  IN 

MULTIJURISDICTIONAL  AREAS 

1.  Policies  and  objectives.  The  purposes 
of  this  Part  are: 

a.  To  encourage  and  facilitate  State 
and  local  initiative  and  responsibility  in 
developing  organizational  and  proce¬ 
dural  arrangements  for  coordinating 
comprehensive  and  functional  plarming 
activities. 

b.  To  eliminate  overlap,  duplication, 
and  competition  in  State  and  local  plan¬ 
ning  activities  assisted  or  required  imder 
Federal  programs  and  to  encourage  the 
most  effective  use  of  State  and  local 
resources  available  for  development 
planning. 

c.  To  minimize  inconsistency  among 
Federal  administrative  and  approval  re¬ 
quirements  placed  on  State  and  areawide 
development  planning  activities. 

d.  To  encourage  the  States  to  exercise 
leadership  in  delineating  and  establish¬ 
ing  a  system  of  planning  and  develop¬ 
ment  districts  or  regions  in  each  State, 
which  can  provide  a  consistent  geogra¬ 
phic  base  for  the  coordination  of  Fed¬ 
eral,  State,  and  local  development  pro¬ 
grams. 

e.  To  encourage  Federal  agencies  ad¬ 
ministering  programs  assisting  or  re¬ 
quiring  areawide  planning  to  utilize 
agencies  that  have  been  designated  to 
perform  areawide  ^comprehensive  plan¬ 
ning  in  planning  and  development  dis¬ 
tricts  or  regions  established  pursuant 
to  subparagraph  d  above  and  Uiat  have 
been  designated  areawide  clearinghouses 
pursuant  to  Part  I  of  Attachment  A  of 
this  Circular  to  carry  out  or  coordinate 
planning  under  such  programs.  In  the 
case  of  interstate  metropolitan  areas, 
agencies  designated  as  metropolitan 
areawide  clearinghouses  should  be  uti¬ 
lized  to  the  extent  possible  to  carry  out 
or  coordinate  FederaUy  assisted  or  re¬ 
quired  areawide  planning. 

2.  Common  or  consistent  planning  and 
development  districts  or  regions,  a.  Prior 
to  the  designation  or  redesignation  (or 
approval  thereof)  of  any  planning  and 
development  district  or  region  under  any 
Feder^  program.  Federal  agency  proce¬ 
dures  will  provide  a  period  of  30  days  for 
the  Govemor(s)  of  the  State(s)  in 
which  the  district  or  region  will  be  lo¬ 
cated  to  review  the  boundaries  thereof 
and  comment  upon  its  relationship  to 
planning  and  development  districts  or 
regions  established  by  the  State.  Where 
the  State  has  established  such  planning 
and  development  districts,  the  bounda¬ 
ries  of  areas  designated  under  Federal 
programs  will  conform  to  them  unless 
there  is  clear  justification  for  not  doing 
so. 

b.  Where  the  State  has  not  established 
planning  and  development  districts  or 
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regions  which  provide  a  basis  for  evalua¬ 
tion  of  the  boundaries  of  the  area  pro¬ 
posed  for  designation,  major  units  of 
general  local  government  and  the  appro¬ 
priate  Federal  Regional  Council  in  such 
fireas  will  also  be  consulted  prior  to  des¬ 
ignation  of  the  area  to  assure  consistaicy 
with  districts  established  under  inter¬ 
local  agreement  and  under  related  Fed¬ 
eral  programs. 

c.  The  Office  of  Management  and  Bud¬ 
get  will  be  notified  through  the  appro¬ 
priate  Federal  Regional  Council  by  Fed¬ 
eral  agencies  of  any  prop>osed  designa¬ 
tion  and  will  be  informed  of  such  desig¬ 
nation  when  it  is  made. 

3.  Common  and  consistent  planning 
hoses  and  coordination  of  related  activi¬ 
ties  in  multijurisdictional  areas.  Each 
agency  will  develop  procedures  and  re¬ 
quirements  for  applications  for  areawide 
planning  and  development  assistance 
under  appropriate  programs  to  assure  the 
fullest  consistency  and  coordination  with 
related  planning  and  development  being 
carried  on  by  the  areawide  clearing¬ 
house  designated  under  Part  I  of  this 
Circular  in  the  multijurisdictional  area. 

Such  procedures  shall  include  provi¬ 
sion  for  submission  to  the  funding  agency 
by  any  applicant  for  areawide  planning 
assistance,  if  the  applicant  is  other  than 
an  areawide  comprehensive  planning 
agency  referred  to  in  paragraph  le  of 
this  Part,  of  a  memorandum  of  agree¬ 
ment  between  the  applicant  and  such 
areawide  comprehensive  planning  agency 
covering  the  means  by  w'hich  their  plan¬ 
ning  activities  will  be  coordinated.  The 
agreement  will  cover  but  need  not  be 
limited  to  the  following  matters; 

a.  Identification  of  relationships  be¬ 
tween  the  planning  proi>osed  by  the  ap¬ 
plicant  and  that  of  the  areawide  agency 
and  of  similar  or  related  activities  that 
will  require  coordination: 

b.  The  organizational  and  procedural 
arrangements  for  coordinating  such  ac¬ 
tivities,  such  as;  Overlapping  board 
membership,  procedures  for  joint  re¬ 
views  of  projected  activities  and  poli¬ 
cies,  information  exchange,  etc.; 

c.  Cooperative  arrangements  for  shar¬ 
ing,  planning  resources  (funds,  person¬ 
nel,  facilities,  and  services) ; 

d.  Agreed  upon  base  data,  statistics, 
and  projections  (social,  economic,  demo¬ 
graphic)  on  the  basis  of  which  planning 
in  the  area  will  proceed. 

Where  an  applicant  has  been  unable  to 
effectuate  such  an  agreement,  he  will  sub¬ 
mit  a  statement  indicating  the  efforts  he 
has  made  to  secure  agreement  and  the 
issues  that  have  prevented  it.  In  such 
case,  the  funding  agency,  in  consultation 
with  the  Federal  Regional  Council  and 
the  State  clearinghouse  designated  under 
Part  I,  will  undertake,  within  a  30  day 
period  after  receipt  of  the  application, 
resolution  of  the  issues  before  approving 
the  application,  if  it  Is  otherwise  in  good 
order. 

4.  Joint  funding.  Where  it  will  enhance 
the  quality,  comprehensive  scope,  and  co¬ 
ordination  of  planning  In  multijurisdic¬ 


tional  areas.  Federal  agencies  will,  to  the 
extent  practicable,  provide  for  joint  fund¬ 
ing  of  planning  activities  being  carried 
on  therein. 

5.  Coordination  of  agency  procedures 
and  requirements.  With  respect  to  the 
steps  called  for  in  paragrapl^  2  and  3  of 
this  Part,  departments  and  agencies  will 
develop  for  relevant  programs  appro¬ 
priate  draft  procedures  and  requirements. 
Copies  of  such  drafts  will  be  furnished  to 
the  Director  of  the  Office  of  Management 
and  Budget  and  to  the  heads  of  depart¬ 
ments  and  agencies  administering  related 
programs.  The  Office,  in  consultation 
with  the  agencies,  will  review  the  draft 
procedures  to  assure  the  maximum  ob¬ 
tainable  consistency  among  them. 

PART  V - DEFINITIONS 

Terms  used  in  this  circular  will  have 
the  following  meanings; 

1.  Federal  agency.  Any  department, 
agency,  or  instrumentality  in  the  execu¬ 
tive  branch  of  the  Government  and  any 
w'holly  owned  Government  corporation. 

2.  State.  Any  of  the  several  States  of 
the  United  States,  the  District  of  Colum¬ 
bia,  Puerto  Rico,  any  territory  or  posses¬ 
sion  of  the  United  States,  or  any  agency 
or  instrumentality  of  a  State,  but  does 
not  include  the  governments  of  the  politi¬ 
cal  subdivisions  of  the  State. 

3.  Unit  of  general  local  government. 
Any  city,  county,  town,  i>arish,  village,  or 
other  general  purpose  political  subdivi¬ 
sions  of  a  State. 

4.  Special  purpose  unit  of  local  govern¬ 
ment.  Any  special,  district,  public  purpose 
corporation,  or  other  strictly  limited  pur¬ 
pose  political  subdivision  of  a  State,  but 
shall  not  include  a  school  district. 

5.  Federal  assistance.  Federal  financial 
assistance.  Federal  assistance  programs, 
or  federally  assisted  program.  Programs 
that  provide  assistance  through  grant  or 
contractual  arrangements.  They  include 
technical  assistance  programs,  or  pro¬ 
grams  providing  assistance  in  the  form  of 
loans,  loan  guarantees,  or  insurance.  The 
term  does  not  include  any  annual  pay¬ 
ment  by  the  United  States  to  the  District 
of  Columbia  authorized  by  article  VI  of 
the  District  of  Columbia  Revenue  Act  of 
1947  (D  C.  Code  sec.  47-2501a  and  47- 
2501b). 

6.  Funding  agency.  The  Federal  agency 
or,  in  the  case  of  certain  formula  grant 
programs,  the  State  agency  which  is  re¬ 
sponsible  for  final  approval  of  applica¬ 
tions  for  assistance. 

7.  Comprehensive  planning.  To  the  ex¬ 
tent  directly  related  to  area  needs  or 
needs  of  a  unit  of  general  logal  govern¬ 
ment,  including  the  following; 

a.  Preparation,  as  a  guide  for  govern¬ 
mental  policies  and  action,  of  general 
plans  with  respect  to; 

( 1 )  Pattern  and  Intensity  of  land  use. 

(2)  Provision  of  public  facilities  (in¬ 
cluding  transportation  facilities)  and 
other  government  services. 

(3)  Effect  development  and  utilization 
of  human  and  natural  resources. 

b.  Preparation  of  long  range  physical 
and  fiscal  plans  for  such  action. 


c.  Programming  of  capital  improve¬ 
ments  and  other  major  expenditures, 
based  on  a  determination  of  related 
urgency,  together  with  definitive  fi¬ 
nancing  plans  for  such  expenditures  in 
the  earlier  years  of  the  program. 

d.  Coordination  of  all  related  plans 
and  activities  of  the  State  and  local 
governments  and  agencies  concerned. 

e.  Preparation  of  regulatory  and  ad¬ 
ministrative  measures  in  support  of  the 
foregoing. 

8.  Metropolitan  area.  A  standard  met¬ 
ropolitan  statistical  area  as  established 
by  the  Office  of  Management  and  Budget, 
subject,  how'ever,  to  such  modifications 
and  extensions  as  the  Office  of  Manage¬ 
ment  and  Budget  may  determine  to  be 
appropriate  for  the  purposes  of  section 
204  of  the  Demonstration  Cities  and  Met¬ 
ropolitan  Development  Act  of  1966,  and 
these  Regulations. 

9.  Areayoide.  Comprising,  in  metro¬ 
politan  areas,  the  whole  of  contiguous 
urban  and  urbanizing  areas;  and  In  non¬ 
metropolitan  areas,  contiguous  counties 
or  other  multijurisdictional  areas  having 
common  or  related  social,  economic,  or 
physical  characteristics  indicating  a 
commimity  of  developmental  Interest; 
or,  in  either,  the  area  included  in  a  sub¬ 
state  district  designated  pursuant  to 
paragraph  Id,  Part  IV,  Attachment  A  of 
this  Circular. 

10.  Planning  and  development  clear¬ 
inghouse  or  clearinghouse  includes; 

a.  State  clearinghouse.  An  agency  of 
the  State  Government  designated  by  the 
Governor  or  by  State  law  to  carry  out 
the  requirements  of  Part  I  of  Attach¬ 
ment  A  of  this  Cfircular. 

b.  Areawide  clearinghouse.  (1)  In  non- 
metropolitan  areas  a  comprehensive 
planning  agency  designated  by  the  Gov¬ 
ernor  (or  Governors  in  the  case  of  re¬ 
gions  extending  into  more  than  one 
State)  or  by  State  law  to  carry  out  re¬ 
quirements  of  this  Circular:  or 

(2)  In  metropolitan  areas  an  area  wide 
agency  that  has  been  recognized  by  the 
Office  of  Management  and  Budget  as  an 
appropriate  agency  to  perform  review 
functions  under  section  204  of  the 
Demonstration  Cities  and  Metropolitan 
Development  Act  of  1966,  Title  rv  of  the 
Intergovernmental  Cooperation  Act  of 
1988,  and  this  Circular. 

11.  Multijurisdictional  area.  Any  geo¬ 
graphical  area  comprising,  encompass¬ 
ing,  or  extending  into  more  than  one 
unit  of  general  local  government. 

12.  Planning  and  development  district 
or  region.  A  multijurisdictional  area  that 
has  been  formally  designated  or  recog¬ 
nized  as  an  appropriate  area  for  plan¬ 
ning  under  State  law  or  Federal  program 
requirements. 

13.  Direct  Federal  development.  Plan¬ 
ning  and  cOTistruction  of  public  works, 
physical  facilities  and  installations  or 
land  and  real  property  development  (in¬ 
cluding  the  acquisition,  use,  and  dis¬ 
posal  of  real  property)  imdertaken  by 
or  for  the  use  of  the  Federal  Govern¬ 
ment  or  any  of  its  agencies. 
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Attachment  B 

SECTION  204  OF  THE  DEMONSTRATION  CITIES 

AND  METROPOLITAN  DEVELOPMENT  ACT  OF 

1966  AS  AMENDED  (80  STAT.  1263,  82  STAT. 

208) 

Sec.  204.  (a)  All  applications  made  after 
June  30,  1967,  for  Federal  loans  or  grants  to 
assist  in  carrying  out  open-space  land  proj¬ 
ects  or  for  planning  or  construction  of  hos¬ 
pitals,  airports,  libraries,  water  supply  and 
distribution  fcu:ilities,  sewage  facilities  and 
waste  treatment  works,  highways,  trans¬ 
portation  facilities,  law  enforcement  facili¬ 
ties,  and  water  development  and  land  conser¬ 
vation  projects  within  any  metropolitan  area 
shall  be  submitted  for  review — 

(1)  To  ftny  areawide  agency  which  Is  des¬ 
ignated  to  perform  metropolitan  or  regional 
planning  for  the  area  within  which  the  as¬ 
sistance  is  to  be  used,  and  which  is,  to  the 
greatest  practicable  extent,  composed  of  or 
responsible  to  the  elected  ofBclals  of  a  unit 
of  areawide  government  or  of  the  units  of 
general  local  government  within  whose  Juris¬ 
diction  such  agency  is  authorized  to  engage 
in  such  planning,  and 

(2)  If  made  by  a  special  purpose  imlt  of 
local  government,  to  the  unit  or  units  of  gen¬ 
eral  local  government  with  authority  to  op¬ 
erate  in  the  area  within  which  the  project 
is  to  be  located. 

(b) (1)  Except  as  provided  in  paragraph 
(2)  of  this  subsection,  each  application  shall 
be  accompanied  (A)  by  the  comments  and 
recommendations  with  respect  to  the  proj¬ 
ect  involved  by  the  areawide  agency  and 
governing  bodies  of  the  units  of  general  local 
government  to  which  the  application  has 
been  submitted  for  review,  and  (B)  by  a 
statement  by  the  applicant  that  such  com¬ 
ments  and  recommendations  have  been  con¬ 
sidered  prior  to  formal  submission  of  the 
application.  Such  comments  shall  Include 
information  concerning  the  extent  to  which 
the  project  is  consistent  with  comprehensive 
planning  developed  or  in  the  process  of  de¬ 
velopment  for  the  metropolitan  area  or  the 
unit  of  general  local  government,  as  the  case 
may  be,  and  the  extent  to  which  such  proj¬ 
ect  contributes  to  the  fulfillment  of  such 
planning.  The  comments  and  recommenda¬ 
tions  and  the  statement  referred  to  in  this 
paragraph  shall,  except  in  the  case  referred 
to  in  paragraph  (2)  of  this  subsection,  be 
reviewed  by  the  agency  of  the  Federal  Gov¬ 
ernment  for  which  such  application  is  sub¬ 
mitted  for  the  sole  purpose  of  assisting  it 
in  determining  whether  the  application  Is 
in  accordance  with  the  provisions  of  Fed¬ 
eral  law  which  govern  the  making  of  the 
loans  or  grants. 

(2)  An  application  for  a  Federal  loan  or 
grant  need  not  be  accompanied  by  the  com¬ 
ments  and  recommendations  and  the  state¬ 
ments  referred  to  in  paragraph  b(l)  of  this 
subsection,  if  the  applicant  certifies  that  a 
plan  or  description  of  the  project,  meeting 
the  requirements  of  such  rules  and  regula¬ 
tions  as  may  be  prescribed  under  subsection 

(c),  or  such  application,  has  lain  before 
an  appropriate  areawide  agency  or  Instru¬ 
mentality  or  unit  of  general  local  government 
for  a  period  of  sixty  days  without  comments 
or  recommendations  thereon  being  made  by 
such  agency  or  instrumentality. 

(3)  The  requirements  of  paragraphs  (1) 
and  (2)  shall  also  apply  to  any  amendment 
of  the  application  which,  in  light  of  the 
purposes  of  this  title.  Involves  a  major 
change  in  the  project  covered  by  the  appli¬ 
cation  prior  to  such  amendment. 

(c)  The  Bureau  of  the  Budget,  or  such 
other  agency  as  may  be  designated  by  the 
President,  is  hereby  authorized  to  prescribe 
such  rules  and  regulations  as  are  deemed  ap¬ 
propriate  for  the  effective  administration  of 
this  section. 


TITLE  IV  OF  THE  INTERGOVERNMENTAL  CO¬ 
OPERATION  ACT  OF  1968  (82  STAT.  1103) 

Title  IV — Coordinated  Intergovernmental 
Policy  ajto  Administration  of  Develop¬ 
ment  Assistance  Programs 

DECLARATION  OF  DEVELOPMENT  ASSISTANCE 

policy. 

Sec.  401.  (a)  The  economic  and  social  de¬ 
velopment  of  the  Nation  and  the  achieve¬ 
ment  of  satisfactory  levels  of  living  depend 
upon  the  sound  and  orderly  development  of 
all  areas,  both  urban  and  rural.  Moreover, 
in  a  time  of  rapid  urbanization,  the  sound 
and  orderly  development  of  urban  communi¬ 
ties  depends  to  a  large  degree  upon  the 
social  and  economic  health  and  the  sound 
development  of  small  communities  and  rural 
areas.  The  President  shall,  therefore,  es¬ 
tablish  rules  and  regulations  governing  the 
formulation,  evaluation,  and  review  of  Fed¬ 
eral  programs  and  projects  having  a  signifi¬ 
cant  impact  on  area  and  community  devel¬ 
opment,  including  programs  providing  Fed¬ 
eral  assistance  to  the  States  and  localities, 
to  the  end  that  they  shall  most  effectively 
serve  these  basic  o>bJectlvee.  Such  rules  and 
regulations  shall  provide  for  full  considera¬ 
tion  of  the  concurrent  achievement  of  the 
following  specific  objectives  and,  to  the  ex¬ 
tent  authorized  by  law,  reasoned  choices 
shall  be  made  between  such  objectives  when 
they  confiict: 

(1)  Appropriate  land  uses  for  housing, 
commercial.  Industrial,  governmental,  insti¬ 
tutional,  and  other  purposes; 

(2)  Wise  development  and  conservation  of 
natural  resources,  including  land,  water, 
minerals,  wildlife,  and  others; 

(3)  Balanced  transportation  systems,  in¬ 
cluding  highway,  air,  water,  pedestrian,  mass 
transit,  and  other  modes  for  the  movement 
of  people  and  goods; 

(4)  Adequate  outdoor  recreation  and  open 
space; 

(5)  Protection  of  areas  of  unique  natural 
beauty,  hlstmtcal  and  scientific  Interest; 

(6)  Properly  planned  community  facilities, 
including  utilities  for  the  supply  of  power, 
water,  and  communications,  for  the  safe  dis¬ 
posal  of  wastes,  and  for  other  purposes;  and 

(7)  Concern  for  high  standards  of  design. 

(b)  All  viewpoints — national,  regional. 
State,  and  local — shall,  to  the  extent  pos¬ 
sible,  be  fully  considered  and  taken  into 
account  in  planning  Federal  or  federally  as¬ 
sisted  development  programs  and  projects. 
State  and  local  government  objectives,  to¬ 
gether  with  the  objectives  of  regional  organi¬ 
zations  shall  be  considered  and  evaluated 
within  a  framework  of  national  public  ob¬ 
jectives,  as  expressed  in  Federal  law,  and 
available  projections  of  future  national  con¬ 
ditions  and  needs  of  regions.  State,  and  lo¬ 
calities  shall  be  considered  in  plan  formula¬ 
tion,  evaluation,  and  review. 

(c)  To  the  maximum  extent  possible,  con¬ 
sistent  with  national  objectives,  aii  Federal 
aid  for  development  purposes  shall  be  con¬ 
sistent  with  and  further  the  objectives  of 
State,  regional,  and  local  comprehensive 
planning.  Consideration  shall  be  given  to  all 
developmental  aspects  of  our  total  national 
community,  including  but  not  limited  to 
housing,  transportation,  economic  develop¬ 
ment,  natural  and  human  resources  develop¬ 
ment,  community  facilities,  and  the  general 
Improvement  of  living  environments. 

(d)  Each  Federal  department  and  agency 
administering  a  development  assistance  pro¬ 
gram  shall,  to  the  maximum  extent  practi¬ 
cable,  consult  with  and  seek  advice  from  all 
other  significantly  affected  Federal  depart¬ 
ments  and  agencies  in  an  effort  to  assure 
fully  coordinated  programs. 

(e)  Insofar  as  possible,  systematic  plan¬ 
ning  required  by  individual  Federal  programs 
(such  as  highway  construction,  urban  re¬ 


newal,  and  open  space)  shall  be  coordinated 
with  and,  to  the  extent  authorized  by  law, 
made  part  of  comprehensive  local  and  area¬ 
wide  development  planning. 

FAVORING  UNITS  OF  GENERAL  LOCAL 
GOVERNMENT 

Sec.  402.  Where  Federal  law  provides  that 
both  special-purpose  units  of  local  govern¬ 
ment  and  units  of  general  local  government 
are  eligible  to  receive  loans  or  grants-ln-ald, 
heads  of  Federal  departments  and  agencies 
shall,  in  the  absence  of  substantial  reasons 
to  the  contrary,  make  such  loans  or  grants- 
In-aid  to  units  of  general  local  government 
rather  than  to  sp>eclal-purp>ose  units  of  local 
government. 

RULES  AND  REGULATIONS 

Sec.  403.  The  Bureau  of  the  Budget,  or 
such  other  agency  as  may  be  designated  by 
the  President,  is  hereby  authorized  to  pre¬ 
scribe  such  rules  and  regulations  as  are 
deemed  appropriate  for  the  effective  admin¬ 
istration  of  this  title. 

Attachment  C — Section  102(2)  (C)  of 
THE  National  Environmental  Policy 
Act  of  1969  (83  Stat.  853) 

Sec.  102.  The  Congress  authorizes  and 
directs  that,  to  the  fullest  extent  possible;  ( 1 ) 
the  policies,  regulations,  and  public  laws  of 
the  United  States  shall  be  interpreted  and 
administered  in  accordance  with  the  policies 
set  forth  in  this  Act,  and  (2)  all  agencies  of 
the  Federal  Government  shall — 

*  *  •  *  * 

(C)  include  in  every  recommendation  or 
report  on  proposals  for  legislation  and  other 
major  Federal  actions  significantly  affecting 
the  quality  of  the  human  environment,  a  de¬ 
tailed  statement  by  the  responsible  official 
on — 

(i)  The  environmental  impact  of  the  pro¬ 
posed  action, 

(ii)  Any  adverse  environmental  effects 
which  cannot  be  avoided  should  the  proposal 
be  implemented, 

(lii)  Alternatives  to  the  proposed  action, 

(Iv)  The  relationship  between  local  short¬ 
term  use  of  man’s  environment  and  the 
maintenance  and  enhancement  of  long-term 
productivity,  and 

(v)  Any  Irreversible  or  Irretrievable  com¬ 
mitments  of  resources  which  would  be  in¬ 
volved  in  the  proposed  action  should  it  be 
implemented. 

Prior  to  making  any  detailed  statement,  the 
responsible  Federal  official  shall  consult  with 
and  obtain  the  comments  of  any  Federal 
agency  which  has  Jurisdiction  by  law  or 
special  expertise  with  respect  to  any  environ¬ 
mental  Impact  Involved.  Copies  of  such  state¬ 
ment  and  the  comments  and  views  of  the  ap¬ 
propriate  Federal,  State,  and  local  agencies, 
which  are  authorized  to  develc^  and  enforce 
environmental  standards,  shall  be  made 
available  to  the  President,  the  Council  on 
Environmental  Quality  and  to  the  public  as 
provided  by  section  552  of  Title  5,  United 
States  Code,  and  shall  accompany  the  pro¬ 
posal  through  the  existing  agency  review 
processes;  *  •  *. 

Attachment  D — Coverage  of  Programs 
Under  Attachment  A,  Part  I 

1.  Programs  listed  below  are  referenced 
seveial  ways,  due  to  transitional  phases 
in  program  development,  special  revenue 
sharing,  etc.  Generally,  citations  are  to 
programs  as  they  are  listed  in  the  June, 
1973  Catalog  of  Federal  Domestic  Assis¬ 
tance.  Asterisks  indicate  references  to  the 
1972  Catalog.  For  certain  new  legislation, 
(Catalog  citations  have  not  yet  been 
developed.  In  such  cases,  references  are 
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to  Public  lAW  number  and  section.  When 
no  funding  is  available  for  a  program.  It 
is  not  generally  listed  in  the  Catalog  or 
this  Attachment.  The  Catalog  Is  Issued 
annually  and  revised  periodically  during 
the  year.  Every  effort  will  be  made  to 
keep  Appendix  I  and  Attachment  D  cur¬ 
rent.  Reference  should  always  be  made  to 
the  one  bearing  the  latest  issued  date. 

2.  Heads  of  Federal  departments  and 
agencies  may,  with  the  concurrence  of 
the  Office  of  Management  and  Budget, 
exclude  certain  categories  of  jjrojects  or 
activities  imder  listed  programs  from  the 
requirements  of  Attachment  A,  Part  I. 
See  Part  I,  paragraph  9. 

3.  Covered  programs. 

DEPAKTMENT  OF  AGRICULTUBE 

10.409  Irrigation,  Drainage,  and  Other  SoU 
and  Water  Conservation  Lioans. 
10.411  Rural  Housing  Site  Loans. 

10.414  Resource  Conservation  and  Develop¬ 

ment  Loans. 

10.415  Rural  Rental  Housing  Loans. 

10.418  Water  and  Waste  Dt^osal  Systems 

for  Rural  Communities. 

10.419  Watershed  Protection  and  Flood  Pre¬ 

vention  Loans. 

10.901  Resources  Conservation  and  Devel¬ 
opment. 

10.904  Watershed  Protection  and  Flood  Pre¬ 
vention  (Exception:  Small  projects 
costing  under  $7500  for  erosion 
and 

sediment  control  and  land  stabili¬ 
zation  and  for  rehabilitation  and 
consolidation  of  existing  irriga¬ 
tion  systems) . 

DEPARTMENT  OF  COMMERCE/EDA 

11.300*  Economic  Development — Grants  and 
Loans  for  Public  Works  and  Devel¬ 
opment  Facilities. 

11.302*  Ekx>nomic  Development — Planning 

Assistano:e. 

11.303*  Eo»nomic  Development — Technical 

Assistance. 

1 1 .304  Economic  Develpment — P  u  b  1 1  c 

Works  Impact  Projects. 

departmb:nt  of  defense 

12.101  Beach  Erosion  Control  Projects. 

12.106  Flo)o>d  Control  Projeorts. 

12.107  Navlgatlom  Projects. 

12.108  Snagging  and  Clearing  for  Flood 

Control. 

DEPARTMENTAL  OF  HEALTH,  EDUCATION,  AND 
WELFARE 

13.206  Comprehensive  Health  Planning — 
Areawide  Grants. 

13.210  Comprehensive  Public  Health  Serv¬ 
ices — Formula  Grants. 

13.220  Health  Facilities  Construction — 
Grants. 

13.226*  Health  Services  Research  and  De¬ 
velopment  Grants. 

13.235  Mental  Health — Community  Assist¬ 
ance  Grants  for  Narcotic  Addiction 
and  Drug  Abuse. 

13.240  Mental  Health — Community  Mental 
Health  Centers. 

13.246  Migrant  Health  Grants. 

13.249*  Regional  Medical  Programs. 

13.251  Mental  Health — Community  Assist¬ 

ance  Grants  for  Comprehensive  Al¬ 
coholism  Services. 

13.252  Mental  Health — ^Direct  Grants  for 

Projects  (Alcoholism). 

13.253  Health  Faculties  Construction — 

Loans  and  Loan  Guarantees. 

13.254  Mental  Health — ^Direct  Grants  for 

Special  Projects  (Narootlc  Addic¬ 
tion  and  Drug  Abuse) . 


13.266  Health  Maintenance  Organization 

Service  (HMOS). 

13.267  Urban  Rat  Control. 

13.340*  Health  Professions.  Teaching  Facili¬ 
ties— Construction  Grants. 

13.350  MedlcfU  Library  Assistance — ^Regional 
Medical  Libraries. 

13.369  Nursing  School  Construction. 

13.378*  Health  Professional.  Teaching  Facul¬ 
ties — Loan  Guarantees  and  Inter¬ 
est  Subsidies. 

13.392  Cancer — Construction. 

13.401  Adult  Education — Special  Projects. 
13.408*  Construction  of  Public  Libraries. 
13.477  School  Assistance  in  Federally  Af¬ 
fected  Areas — Construction. 

13.493  Vocational  Education — ^Basic  Grants 

to  States. 

13.494  Vocational  Education — Consumer 

and  Homemaking. 

13.495  Vocational  Education — Cooperative 

Education. 

13.499  Vocational  Education — Special 

Needs. 

13.501  Vocational  Education — Work  Studv. 

13.502  Vocational  Education — ^Innovation. 
13.516  Preschool,  Elementary  and  Second¬ 
ary  Education — Special  Programs 
and  Projects. 

13.519  Supplementary  Education  Centers 
and  Services.  Guidance,  Counsel¬ 
ing,  and  Testing  (PACE). 

13.600  ChUd  Development-Hecul  Start. 

13.746  Rehabilitation  Services  and  FacUi- 
ties-Basic  Support. 

13.753  Development  Disabilities-Basic  Sup¬ 
port. 

13.756  Aging-Si>ecial  Support  Programs. 

13.763  Rehabilitation  Services  and  Faclli- 

tles-Sp>ecial  Projects. 

13.764  Youth  Develc^ment  and  Delinquency 

Prevention. 

DEPARTMENT  OF  HOUSING  AND  URBAN 
DEVELOPMENT 

14.103  Interest  Reduction  Payments-Rental 
and  Cooperative  Housing  and 
Lower  Income  Families. 

14.105  Interest  Subsidy-Homes  for  Lower 
Income  Families. 

14.112  Mortgage  Insurance-Construction  or 
Rehabilitation  of  Condominium 
Projects. 

14.115  Mortgage  Insurance-Develc^ment  of 

Sales-T3rpe  Cooperative  Projects. 

14.116  Mortgage  Insurance -Group  Practice 

Facilities. 

14.117  Mortgage  Insurance-Homes. 

14.118  Mortgage  Insurance-Homes  for  Cer¬ 

tified  Veterans. 

14.119  Mortgage  Insurance-Homes  for  Dis¬ 

aster  Victims. 

14.120  Mortgage  Insurance-Homes  for  Low 

and  Moderate  Income  Families. 

14.121  Mortgage  Insurance-Homes  in  Out¬ 

lying  Areas. 

14.122  Mortgage  Insurance-Homes  in  Urban 

Renewal  Areas. 

14.124  Mortgage  Insurance-Investor  Spon¬ 

sored  Cooperative  Housing. 

14.125  Mortgage  Insurance-Land  Develop¬ 

ment  and  New  Communities. 

14.126  Mortgage  Insurance -Management- 

Type  Cooperative  Projects. 

14.127  Mortgage  Insurance-Mobile  Home 

Courts. 

14.128  Mortgage  Insurance-Ho^itals. 

14.129  Mortgage  Insurance -Nursing  Homes 

and  Intermediate  Care  Facilities. 

14.134  Mortgage  Insurance-Rental  Housing. 

14.135  Mcotgage  Insurance-Rental  Housing 

for  Moderate  Income  Families. 

14.137  Mortgage  Insurance-Rental  Housing 

for  Low  and  Moderate  Income 
Famlliee,  Market  Interest  Rate. 

14.138  Mortgage  Insurance -Rental  Housing 

for  the  Elderly. 


14.139  Mortgage  Insurance-Rental  Housing 
in  Urban  Renewal  Areas. 

14.141  Nonprofit  Housing  Sponsor  Loans- 
Plaiming  Projects  for  Low  and 
Moderate  Income  Housing. 

14.146  Public  Housing-Acquisition  (with  or 
without  rehabilitation)  and  Con- 
.  structlon  (new  construction  only). 
14.149  Rental  Supplements-Rental  Housing 
fcNT  Lower  Incmne  Families. 

14.203  Comprehensive  Planning  Assistance. 
14.207  New  Communities-Loan  Guarantees. 
14.214  Urban  Systems  Engineering  Demon¬ 
stration  Grants. 

14.307  Urban  Renewal  Projects. 

DEPARTMENT  OF  THE  INTERIOR 

15.400  Outdoor  Recreation-Acquisition  and 

Development. 

15.401  Outdoor  Recreation  State  Planning- 

Financial  Assistance. 

15.501  Irrigation  Distribution  System  Loans. 

15.503  Small  Reclamation  Projects. 

15.904  Historic  Preservation. 

DEPARTMENT  OF  JUSTICE 

16.500  Law  Enforcement  Assistance -Com¬ 

prehensive  Planning  Grants. 

16.501  Law  Enforcement  Assistance -Discre¬ 

tionary  Grants. 

16.502  Law  Enforcement  Assistance-Im¬ 

proving  and  Strengthening  Law 
Enforcement. 

DEPARTMENT  OF  LABOR 

17211  Job  Corps. 

17.212  Job  Opportunities  in  the  Business 
Sect<»'  (Excluding  National  Con¬ 
tracts). 

17226  Work  Incentive  Program-Training 
and  Allowances. 

17.230  Migrant  Workers. 

17232  Comprehensive  Manpower  Programs. 

DEPARTMENT  OF  TRANSPORTATION 

20.102  Airport  Development  Aid  Program. 

20.103  Airport  Planning  Grant  Program. 
20.201  Forest  Highways. 

20.204  Highway  Beautification-Landscaping 

and  Scenic  Enhancement. 

20.205  Highway  Research,  Planning,  and 

Construction. 

20.209  Public  Lands  Highways. 

20.500  Urban  Mass  Transportation  Capital 

Improvement  Grants  (Planning 
and  Construction  only) . 

20.501  Urban  Mass  Transportation  Capital 

Improvement  Loans  (Planning 
and  construction  only) . 

20.505  Urban  Mass  Transportation  Techni¬ 
cal  Studies  Grants  (planning  and 
construction  only) . 

APPALACHIAN  REGIONAL  COMMISSION 

23.003  Appalachian  Development  Highway 
System. 

23.004  Appalachian  Health  Demonstration. 
23.005  Appalachian  Housing  Fund. 

23.008  Appalachian  Local  Access  Roads. 
23.010  Appalachian  Mine  Area  Restoration. 
23.011  Appalachian  State  Research,  Tech¬ 
nical  Assistance,  and  Demonstra¬ 
tion  Projects. 

23.012  Appalachian  Vocational  Education 
Facilities  and  Operations. 

23.013  Appcdachlan  Child  Development. 
23.016  Appalachian  Vocational  Education 
and  Technical  Education  Demon¬ 
stration  Grants. 

COASTAL  PLAINS  REGIONAL  COMMISSION 

28.001  Coastal  Plain  Regional  Economic  De¬ 
velopment. 

FOUR  CORNERS  REGIONAL  COMMISSION 

38.001  Four  Comers  Regional  Economic  De¬ 
velopment. 
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NATIONAL  SCIENCE  FOUNDATION 

47.036  Intergovernmental  Science  and  Re¬ 
search  Utilization. 

NEW  ENGLAND  REGIONAL  COMMISSION 

48.001  New  England  Regional  Economic  De¬ 
velopment. 

OFFICE  OP  ECONOMIC  OPPORTUNITY* 

49.002  Community  Action  (excluding  ad¬ 
ministration,  research,  training 
and  technical  assistance,  and  eval¬ 
uation)  . 

49.003  Comprehensive  Health  Services  (To 
HEW). 

49.004  Drug  RehabUitatlon  (To  HEW). 

49.006  Family  Planning  (To  HEW). 

49.009  Migrant  and  Seasonal  Farmworkers 
Assistance  (To  DOL). 

49.011  Community  Economic  Development 
(To  OMBE/DOC). 

OZARKS  REGIONAL  COMMISSION 

52.001  Ozarks  Regional  Economic  Develop¬ 
ment. 

SMALL  BUSINESS  ADMINISTRATION 

59.013  State  and  Local  Development  Com¬ 
pany  loans  (Construction  only). 

UPPER  GREAT  LAKES  REGIONAL  COMMISSION 

63.001  Upper  Great  lokes  Regional  Eco¬ 
nomic  Development. 


VETERANS  ADMINISTRATION 

64.004  Exchange  of  Medical  Information 
(EMI). 

64.006  Grants  to  States  for  Construction  of 
State  Nursing  Home  Care  Facili¬ 
ties. 

64.017  Grants  to  States  for  Remodeling  of 
State  Home  Hospital/Domiciliary 
Facilities. 

64.114  Veterans  Housing — Guaranteed  and 
Insured  Loans  (GI  Home  Loans) . 

WATER  RESOURCES  COUNCIL 

65.001  Water  Resources  Planning. 

ENVIRONMENTAL  PROTECTION  AGENCY 

66.001  Air  Pollution  Control  Program 
Grants. 

66.005  Air  Pollution  Survey  and  Demonstra¬ 
tion  Grants. 

66.015  Construction  Grants  for  Wastewater 
Treatment  Works. 

66.017  Water  Pollution  Control-State  and 
Interstate  Program  Grants. 

66.504  Solid  Waste  Research  Grants. 

66.505  Water  Pollution  Control  Demonstra¬ 

tions. 

66.000  Environmental  Protection-Consoli¬ 
dated  Program  Grants. 

ACTION 

72.001  Foster  Grandparents. 

Other.  The  following  covered  programs 
have  not  yet  been  assigned  Catalog  num¬ 
bers  and  descriptions. 


Pli.  92-583.  Coastal  Zone  Management  Act  of 
1972.  Grants  for  management,  program  devel¬ 
opment,  and  administration  (Sections  305 
and  306) . 

P.L.  92-500.  Federal  Water  Pollution  Control 
Act  Amendments  of  1972.  Comprehensive  Pro¬ 
grams  for  Water  Pollution  Contrrt  (Sec.  102) ; 
Grants  for  areawide  waste  treatment  plan¬ 
ning,  management,  and  construction  (Title 
II) :  Water  Quality  Implementation  Plans 
(Sec.  303). 

P.L.  92-424.  Economic  Opportunity  Amend¬ 
ments  of  1972.  Assistance  under  programs  for 
New  Special  Emphasis  (Sec.  11).  Design  and 
Planning  Assistance  (Sec.  226),  Youth  Rec¬ 
reation  and  Sports  (Sec.  227),  Consumer  Ac¬ 
tion  and  Cooperation  (Sec.  228),  and  for 
Community  Economic  Development  (Title 
II). 

P.L.  92-419.  Rural  Development  Act  of  1972. 
Assistance  for  Essential  Rural  Community 
Facilities  (Sec.  104);  Rural  Industrialization 
Assistance  (Sec.  118);  Watershed  Protection 
and  Flood  Prevention  (Sec.  201  (e) ,  (f ) ,  (g) ) ; 
water  storage  facilities  (Sec.  301). 

P.L.  92-318.  Education  Amendments  of  1972. 
Grants  for  Programs  and  Projects  Relating  to 
National  and  Regional  Problems  (Sec.  102); 
for  Construction  of  Academic  Faculties  (Sec. 
161) ;  and  for  Metropolitan  Area  Projects  (Sec. 
709). 

P.L.  92-541.  Veterans’  Administration  Medi¬ 
cal  School  Assistance  and  Health  Manpower 
Training  Act  of  1972. 
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